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Message Text 


CONFIDENTIAL 

PAGE 01 JIDDA 02662 271343 Z 

53 

ACTION OC-06 

INFO OCT-01 NEA-05 ADP-00 FBO-01 SY-10 CCO-OO /023 W 

064254 

O 271315 Z JUN 73 
FM AMEMBASSY JIDDA 
TO SECSTATE WASHDC IMMEDIATE 4216 
AMEMBASSY BEIRUT IMMEDIATE 
AMEMBASSY ATHENS IMMEDIATE 

CONFIDENTIAL JIDDA 2662 

ATHENS FOR RTC: BEIRUT FOR RSO, RTC 

EO 11652: GDS 

TAGS: ASEC, ACOM, ABLD, SA 
SUBJECT: CCC AREA 

REF: ( A) STATE 124940; ( B) STATE 124921 ( NOTAL); 

(C) JIDDA 2591 

1. ROOF SAG PROBLEM TEMPORARILY SOLVED WITH INSTALLATION 
I- BEAMS JACKED INTO POSTION. 

2. POST FORTUNATE THAT JAMES L. ABERCROMBIE, CHIEF, 
CONSTRUCTION DIVISION, U. S. ARMY ENGINEER DIVISION, 
MEDITERRANEAN, LOCATED LIVORNO, ITALY, NOW VISITING CORPS 
OF ENGINEERS, JIDDA. 

3. ABERCROMBIE, WHO IS CIVIL ENGINEER AND WHO HAS TOP 
SECRET CLEARNACE, HAS INSPECTED AREA AND APPROVED 
TEMPORARY MEASURES TAKEN. HE ALSO HAS RECOMMENDED PRO- 
CEDURES PERMANENT INSTALLATION I- BEAMS. 

4. VIEW FOREGOING POST DOES NOT FEEL IT NECESSARY SECURE 
AND EVACUATE CCC AREA. 

5. POST PROCEEDING WITH EMERGENCY PURCHASE OF MATERIALS 
NECESSARY EFFECT PERMANENT REPAIRS. AS NO, RPT NO, FUNDS 
AVAILABLE WILL ADVISE AS SOON AS COST KNOWN. PLEASE 
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FURNISH FUND CITE. 

6. AS POST PERSONNEL ABLE COMPLETE WORK AND IN VIEW 
ABERCROMBIE VISIT REQUEST FOR SEABEE AND ENGINEER 
ASSISTANCE CANCELED. 

7. WILL ADVISE WHEN COMPLETED. 

THACHER 


CONFIDENTIAL 
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*** Current Handling Restrictions *** n/a 
*** Current Classification *** CONFIDENTIAL 
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Message Attributes 


Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 
Concepts: 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 27 JUN 1973 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: morefirh 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973JIDDA02662 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: GDS 

Errors: n/a 

Film Number: n/a 

From: JIDDA 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19730632/aaaajsou.tel 

Line Count: 74 
Locator: TEXT ON-LINE 
Office: ACTION OC 

Original Classification: CONFIDENTIAL 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: CONFIDENTIAL 
Previous Handling Restrictions: n/a 

Reference: 73 STATE 124940, 73 STATE 124921, 73 JIDDA 2591 

Review Action: RELEASED, APPROVED 

Review Authority: morefirh 

Review Comment: n/a 

Review Content Flags: 

Review Date: 12 SEP 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <12-Sep-2001 by martinml>; APPROVED <09-Nov-2001 by morefirh> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 

Status: <DBA CORRECTED> jms 980304 

Subject: CCC AREA 

TAGS: ABLD, ACOM, ASEC, SA 

To: ATHENS 

BEIRUT 

OC 

SECSTATE WASHDC 
Type: TE 
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